230 (CA) C30A(CA) 


ADDITIONAL NOTES: 

1. THIS STAGE OF WORK WILL BE IMPLEMENTED XX/XX/XX 9AM-3PM MON-FRI, WITH ESTIMATED 
CONSTRUCTION DURATION OF 1 WEEK. THE WORK HOURS ARE PROVISIONAL SEE LABSS PERMIT FOR 
APPROVED HOURS. 

2. ALL CONES SET UP AT NIGHT SHALL HAVE RETRO REFLECTIVE SLEEVES. 

3. CONTRACTOR SHALL PROTECT TRAFFIC SIGNAL DETECTOR LOOPS, BUS LOOPS, CONDUITS, 
INTERCONNECT AND FIBER OPTIC CABLE. IF DAMAGED THESE SHALL BE REPAIRED IMMEDIATELY BY A 
QUALIFIED CONTRACTOR AT THE CONTRACTOR'S OWN EXPENSE. 

4. CONTRACTOR SHALL COORDINATE WITH LAPD, LAFD, COUNCIL DISTRICT 13, AND ANY IMPACTED 
RESIDENTS AND BUSINESSES AT LEAST ONE WEEK PRIOR TO IMPLEMENTATION. 

5. CONTRACTOR SHALL NOT INSTALL BARRICADES AND SIGNS ON TOP OF TRAFFIC SIGNAL LOOPS. 

6. CONTRACTOR SHALL MAINTAIN DRIVEWAY ACCESS AT ALL TIMES. 

7. THE CONTRACTOR SHALL NOTIFY LADOT @ (213) 473-8270 5 DAYS IN ADVANCE TO INSTALL 
T.A.N.S.A.T. SIGNS PRIOR TO START OF WORK IN BLOCK. 

\8\ INSTALL TYPE III BARRICADE WITH MOUNTED YELLOW FLASHING BEACONS DURING NON-WORKING 
HOURS. 
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ADDITIONAL NOTES: 

1. THIS STAGE OF WORK WILL BE IMPLEMENTED XX/XX/XX 9AM-3PM MON-FRI, WITH ESTIMATED 
CONSTRUCTION DURATION OF 1 WEEK. THE WORK HOURS ARE PROVISIONAL SEE LABSS PERMIT FOR 
APPROVED HOURS. 

2. ALL CONES SET UP AT NIGHT SHALL HAVE RETROREFLECTIVE SLEEVES. 

3. CONTRACTOR SHALL PROTECT TRAFFIC SIGNAL DETECTOR LOOPS, BUS LOOPS, CONDUITS, 
INTERCONNECT AND FIBER OPTIC CABLE. IF DAMAGED THESE SHALL BE REPAIRED IMMEDIATELY BY A 
QUALIFIED CONTRACTOR AT THE CONTRACTOR’S OWN EXPENSE. 

4. CONTRACTOR SHALL COORDINATE WITH LAPD, LAFD, COUNCIL DISTRICT 13, AND ANY IMPACTED 
RESIDENTS AND BUSINESSES AT LEAST ONE WEEK PRIOR TO IMPLEMENTATION. 

5. CONTRACTOR SHALL NOT INSTALL BARRICADES AND SIGNS ON TOP OF TRAFFIC SIGNAL LOOPS. 

6. CONTRACTOR SHALL MAINTAIN DRIVEWAY ACCESS AT ALL TIMES. 

7. THE CONTRACTOR SHALL NOTIFY LADOT O (213) 473-8270 5 DAYS IN ADVANCE TO INSTALL 
T.A.N.S.A.T. SIGNS PRIOR TO START OF WORK IN BLOCK. 
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